Detall of 2007/08 Pn^ect Infrastructure expendlture 
EKURHULENI 


New Constructlon 




Oepartment 

No 

Project Name 

Prpject Oescrtption 

Prpjecttype 

Prpject Ouration 

Total Available 

ProJectCost 

Expendlture to 

Total Project 
Cost 

o 

E 

E 

S 

£ 

MTEF 

2007/08 R'OOO 

MTEF 

2008/09 

R'OOO 

MTEF 

2009/10 

R'OOO 

Date: Start 

Date: Rnlsh 

AtStart 

AtCompletion 

years 



















































Health 

1 Oaveton 

8 NatalsruR Hospltal 

S Gemiston Hospltal 

New Hospital 


2007/01/04 

31/03/2014 


315,000 363,000 







New 760 bed Hospltal 


200S/01/04 

2009/01/05 


800,350 962,000 9,764 



190,000 

200,000 



New Hospital 


2004/01/01 

2011/01/05 


305,074 305,074 2,909 



80,000 









































































































































Educatlon 

2 

Oon Radebe 

Full Primary 


2002/03/07 

2003/03/01 


7,121,341 

7,032,186 

265,648 


2 





30 

Phumlla Prlmaary 

Full Primary 


16/01/2007 

2007/10/05 


120,000 

228,228 

162,605 







61 

Phmula SS 

New School Secondary 


2006/01/09 



24,375,000 

22,940,519 

6,379,000 




4,561,519 



62 

RondebultSS No2 

New School Secondary 


2006/01/09 







2 





63 

Chlef Lethuli SS No2 

New School Secondary 


2006/01/09 







2 





66 

KatlehongSSNo2 

New School Secondary 


2006/01/10 



24,375,000 

22,940,519 



2 


22,940,519 



71 

Chief Lethuii SS 

New School Secondary 


2007/0S/01 

2007/05/10 


26,738,204 

26,738204 

3,369,014 


2 


21,700,735 

1,668,455 


78 

Buhle Park SS 

New School Secondary 


25/05/2006 

27/03/2007 


22,116,709 

18260,085 

6,353,221 


2 


1,459,002 



81 

Etwatwa Extentlon 

New School Secondary 


22/06/2006 15/04/2007 2 



91 

Roodekop SS 

New School Secondary 


2006/04/07 

15/04/2007 






2 





94 

Tambovllle SS 

New School Secondary 


2006/01/06 25/03/2007 22,712,310 20,021,975 7,614,331 


1,500,000 



98 

Winnle Mandeia PS 

Full Primary 


16/01/2007 

15/ia/2007 


18,302,426 

19217,547 

2,035,953 




17,181,595 



102 

Etwatwa Extentlon 3 

New School Secondary 


28/02/2006 

13/ia/2007 


6,800,00 

11261,199 

5,400,733 







103 

Ouduza Masechaba 

New School Secondary 


28/02/2006 

13/ia/2008 


6,800,00 

11261,199 

6,996272 







104 

Green fieldsSS 

New School Secondary 


28/02/2006 

13/ia/2009 


6,800,000 

11261,199 

7,776,438 







lOS 

Phomolong SS 

New School Secondary 


28/02/2006 

13/ia/2010 


6,800,000 

11261,199 

9,133,939 







106 

Wind miil Park SS 

New School Secondary 


28/02/2006 

13/ia/2011 


6,800,000 

11261201 

9,133,739 









Upgradlng of the gravel 
road to a surfaced road 


2009/04/01 2010/03/01 


Upgradlng of the gravel 
road to a surfaced road 


2009/06/01 2010/03/01 


10,000,000 10,000,000 


Upgradlng of the gravel 
road to a surfaced road 


2009/11/01 2011/03/01 


25,000,000 25,000,000 


Roads and Stormwater 
construction In Tembisa 
No2 


2007/04/01 2008/12/01 


5,263,158 5,263,158 



3C Alra park & cerultvlMe Essential Servfces 


Chlef A Luthull Park Ext 2 Essential Servfces 


Chlef A Luthull Park Ext 3 Essential Servfces 


3C chlef Luthull Ext 5 Essential Servfces 


3C Chrls hanl Proper Essential Servfces 


3C Doggafonteln Essential Servfces 


3C Daveyton Ext 12-Pl Essential Servfces 


3C Edenpark Ext&Pl Essential Servfces 


3C Drlefonteln-Pl Essential Servfces 


3C Eden park Ext 4-Pl Essential Servfces 


3c Eden Park West & Ext 1-Pl Essential Servfces 


3C Ehlanzenl-Pl Essential Servfces 


3C Endoyenl Erf 19DP1 Essential Servfces 


3C Essefen Park Green FlefdsPl Essential Servfces 


3C Essefen park Sub Dlvfsion-Pl Essential Servfces 


3C Etwatwa Ext 9 & lOPl Essential Servfces 


3c Etwatwa Ext 18P1 (Sam Ntuli) Essential Servfces 


3C Etwatwa Ext IDPl (Solomon Essential Servfces 

Mahfangu) 


3cEtwatwaExt34Pl 


3C Etwatwa Ext3&Pl 
(Khamasonla) 


Essential Servfces 


Essential Servfces 



10,510 11,561 


3,508 |3389 I 

3,692 3389 r 


2,798 3,078 






33,095 36,404 | 






19/08/2003 31/03/2003 


15/09/2003 31/03/2006 


20/11/2002 31/03/2006 


19,641 21,605 


4354 4399 




































3C Inxlwenl Erf 151-Pl 


3C John Oube Vlllage -P1 


3C Khayellsha 7a-Pl 


3C Kllpfonteln 12^1 


3C Kllpfonteln Ptn 12-Pl 


3C Kwa Thema Ext 3-Pl 


3C Palm Rldge ExtS & 6R-1 


3C Mayfleld Extl-Pl 


3C Mayfleld Ext&4>l 


3C Mayfleld Ext7-Pl 


3C Mayfleld Ext&R2 


3C madelakofa-Pl 


3C Magagula Ext4-Pl 


3C Modderfonteln 76IR (Ptn7>Rl 



3C Modderfonteln 76IR (Ptn32)- 


Chief A Luthull Park Ext6 


3C Mogoba Vlllage-Pl 


3C Moleleki Ext 1&2-P1 


3C MolelekiExt»Pl 


3C MoseleklExtSPl 


3C Moselekl East 


3CN17lan<J^l 


3C Old Munual land-Pl 


3C Ollfantsfonteln Farm 410 Jr-Pl 


3C Palm Rldge Phase 2 MEC 
Prforlty (Houses) 


3C Paynevllle ExtS^l 


3C Phola Park Coleyard-Pl 



Essentfal Servfces 


Essential Servfces 


3C Putfonteln 26 IR Ptn 102-Pl Essentfal Servfces 


3C Putfonteln 26 IR Varlous Ptn- Essentfal Servfces 




sa 

22 

22 

rm 

TT 

rnn 


3C Putfonteln 26 IR Ptn 26&P1 


3C Reigerpark Ext 8-Pl 


3CReigerparkExt&Rl 


3CReigerparkExtlORl 


3C Roolkop Station-Pl 


3CTinasonkeExt5Pl 


3C Tinasonke Ext4 & Wierda 
Caravan ParkPl 


3C Tsakane Ext 10 


3CTsakaneExtl7-Pl 


3C tswelopele ExtS (0ld)-Pl 


3CTwalfrRl 


3C Ulana Settlement-Pl 


3C Umthambeka Ext 1-Pl 


3C Vllla Lfsa Ext 2 (Old>Rl 


3C Vllla Lfsa Ext 3-Pl 


3C Vlakfonein Phase 1/ Tsakane 
ExtS, 12b & 13 


Vlakfontein 130 Ptn 32 & 34 


Essentfal Servfces 


Essentfal Servfces 


Essentfal Servfces 


Essential Servfces 


Essentfal Servfces 


Essentfal Services 


Essentfal Services 


Essentfal Services 


Essentfal Servfces 


Essentfal Servfces 


Essentfal Services 


Essential Servfces 


Essentfal Servfces 




119,707 






















































126 

Etwatwa Ext 4,12,13 6tl4 

People Houslng Process 
(PHP) 








EtwatwaExt8,21&24 

People Houslng Process 
(PHP) 







128 

129 

130 

131 

132 

133 

134 

135 

136 

137 

Etwatwa Ext 9 & 10 

People Houslng Process 
(PHP) 


27/07/2003 

31/03/2007 




Etwatwa Ext 32 (barcelona) 

People Housing Process 
(PHP) 


2002/03/12 

31/03/2008 




GreenfieldVPbola Park 

People Housing Process 
(PHP) 







Job Creatlon Center-Vosloonis Ext 

28 Phase 2 

People Houslng Process 
(PHP) 







Katleliong south, Molelekl Ext 3 & 
Vosloonjs Ext 20 

People Houslng Process 
(PHP) 







Kwa Thema Ext 20, Ekhutulenl & 
Ext7a 

People Houslng Process 
(PHP) 







Moolfonteln (Phomolong) 

People Housing Process 
(PHP) 







Relger Park Ext 5 

People Houslng Process 
(PHP) 







Temblsa Ext 23 & 24 

People Houslng Process 
(PHP) 







Tsakane Ext 19 

People Houslng Process 
(PHP) 







138 

Tsweloele Ext 5 & 6 

People Houslng Process 
(PHP) 







139 

Villa Lisa Ext 2 

People Housing Process 
(PHP) 


25/03/2003 

31/03/2008 




140 

Windmill Park Ext 9 

People Housing Process 
(PHP) 







141 

Zonkizlzwe Ext 1,2 & proper 

People Houslng Process 
(PHP) 







142 

Clayvllle 28,29 & 33 

Medlum Denslty/ New 

6ulld 







143 

Germlston Phase 28 

Medlum Density/ New 

6ulld 







144 

Plrrowville 

Medlum Denslty/ New 

6ulld 








Kwa Thema Ext 2 

Standard Prp)ect Unked 


25/10/1995 

31/03/2007 




146 

Kwenele South 

Standard Prp)ect Unked 


1999/08/04 

31/03/2007 




■ 

Chlef Albert Lethull Park 

Standard Consolldatlon 


15/09/2003 

31/03/2006 




148 

Kwa thema Ext 6 

Standard Consolldatlon 


1999/04/01 

29/03/2006 




m 

Tamaho4.7.1 

Standard Consolldatlon 


1999/11/10 

31/03/2006 




IStandard Consolldatlon 


1 1999/11/10 


|3V03/2006 








2,376 

2,376 


13,007 



3 













10,449 



3 





4,104 



3 





86,711 



3 





11,634 



3 
















3 


5,273 






3 








3 

5,273 







3 

5,273 







3 








3 








3 








3 








3 

295 

707 

707 





3 

286 

510 

510 





3 

284 

679 

679 





3 

284 

679 

679 





3 

310 

337 

337 





3 

284 







3 

310 

322 

322 





3 

310 

340 

340 





3 

900 

900 

900 





3 

240 

240 

240 





3 

609 

609 

609 





3 





1,7531 





















150 |Tamaho4.7.6 


IStandard Consolldatlon 


11999/11/10 


|3V03/2006 









151 

Boksburg-atlasArea Houslng 

Inner Clty Houslng 
Partnershlp 





152 

Leamohetswe (LHHA>Sun City 

Inner Clty Houslng 
Partnershlp 





153 

3C Alra park & cerultvlMe 

Essential Servfces- House 
Constr 


2006/01/04 

31/03/2008 


154 

Chlef A Luthull Park Ext 2 

Essential Servfces- House 
Constr 


2007/01/04 

31/03/2007 


155 

Chlef A Luthlnl park Ext 3 

Essential Servfces- House 
Constr 


2007/01/04 

31/03/2008 


156 

3C chlef Luthull Ext 5 

Essential Servfces- House 
Constr 


2007/01/04 

31/03/2008 


157 

3C Chrls hanl Proper 

Essential Servfces- House 
Constr 


2008/01/04 

31/03/2008 


158 

3C Doggafonteln 

Essential Servfces- House 
Constr 


2006/01/04 

31/03/2009 


159 

3C Daveyton Ext 12-Pl 

Essential Servfces- House 
Constr 


2006/01/04 

31/03/2008 


160 

3C Edenpark Ext&t>l 

Essential Servfces- House 
Constr 


2006/01/04 

31/03/2009 


161 

3C Drlefonteln-Pl 

Essential Servfces- House 
Constr 


2007/01/04 

31/03/2009 


162 

3C Eden park Ext 4-Pl 

Essential Servfces- House 
Constr 


2006/01/04 

31/03/2007 


163 

3c Eden Park West & Ext 1-Pl 

Essential Servfces- House 
Constr 


2007/01/04 

31/03/2008 


164 

3C Ehlanzenl-Pl 

Essential Servfces- House 
Constr 


2006/01/04 

31/03/2007 


165 

3C Endoyenl Erf 190P1 

Essential Servfces- House 
Constr 


2007/01/04 

31/03/2008 


166 

3C Essenlen park green flelds-Pl 

Essential Servfces- House 
Constr 


2007/01/04 

31/03/2009 


167 

3C Esselen park Sub Divfsion-Pl 

Essential Servfces- House 
Constr 


2007/01/04 

31/03/2008 


168 

3C Etwatwa Ext 9 & lOPl 

Essential Servfces- House 
Constr 


2006/01/04 

31/03/2008 


169 

3c Etwatwa Ext 18-Pl (Sam Ntull) 

Essential Servfces- House 
Constr 


2007/01/04 

31/03/2009 


170 

3C Etwatwa Ext l&Pl (Solomon 
Mahlangu) 

Essential Servfces- House 
Constr 


2007/01/04 

31/03/2008 


171 

3c Etwatwa Ext 34P1 

Essential Servfces- House 
Constr 


2007/01/04 

31/03/2009 


172 

3CEtwatwaExt36Pl 

(Khamosonla) 

Essential Servfces- House 
Constr 


2006/01/04 

31/03/2008 


173 

3C Rnaalspan 114IRP1 

Essential Servfces- House 
Constr 


2007/01/04 

31/03/2008 


174 

3C GoodhopePl 

Essential Servfces- House 
Constr 


2007/01/04 

31/03/2008 


175 

3C Geluksdal Ext 3P1 

Essential Servfces- House 
Constr 


2006/01/04 

31/03/2007 


176 

3C Inxlwenl Erf 151P1 

Essential Servfces- House 
Constr 


2006/01/04 

31/03/2007 


177 

3C John Dube Vlllage P1 

Essential Servfces- House 
Constr 


2007/01/04 

31/03/2008 


178 

3C Khayellsha 7aPl 

Essential Servfces- House 
Constr 


2007/01/04 

31/03/2008 



120^ 


122^78 


10,0001 












6,790 

7,469 



3 









3 





5,417 

5,958 



3 

5,958 




50,199 

55219 



3 

15219 




13,859 

15245 



3 


15245 

15245 


16,835 

18,518 



3 





64,058 

70,464 



3 

16,537 

13,997 

13,997 


40,052 

44,057 



3 

5,728 

28229 

28229 


5,086 

5,595 



3 





12,715 

13,987 



3 

3,987 




6,281 

6,909 



3 





2,187 

2,406 



3 

2,406 




31,788 

34,966 



3 

9,660 

15206 

15206 


74,128 

81,541 



3 

9,279 




94,091 

103,500 



3 

9,096 




38,018 

41220 



3 

2,351 

24,722 

24,722 


8,621 

9,483 



3 

10,663 








3 

7,747 

39,688 

39,688 


25 

28 



3 





53,403 58,743 



3 

3,028 

25,715 

25,715 


25 

28 



3 

28 




25 

28 



3 





3,179 

3,497 



3 





125,049 


127,553 



179 3C Kllpfontein 12^1 


180 3C Kllpfontein Ptn 12-^1 


181 3C Kwa Thema Ext 3-Pl 


182 3c MayfleM Ext 1-Pl 


183 3CMayfleldExt&Pl 


184 3cMayfleldExt7-Pl 


18S 3CmayfieldExt9Pl 


186 3C madelakofa-Pl 


187 3C Mosagula Ext 4-Pl 


188 3CModderfonteln76IR(Ptn7>^l 


189 3C Modderfonteln 76IR (Ptn32)- 


190 Chlef ALuthullExt6 


191 3C magotM Village-Pl 


192 3C Molelekl Ext 1&2-P1 


6,612 7,273 


197 3C0ldMuniialland^l 


198 3COIIfantsfontelnFarm410JrPl 


3C palmrldge Phase 2 MEC 
Prfority ( Houees) 


200 3C Paynevllle ExtS^l 


201 3C Phola Park Coleyard-Pl 


202 3C Putfonteln 26 IR Ptn 102^1 


203 3c Putfonteln 26 IR Varlous Ptn- 
P1 


204 3C Putfonteln 26 IR Ptn 26&P1 


20S 3C Reigerpark Ext 8-Pl 


206 3C Reigerpark Ext 9P1 



33,074 33,074 


208 |3C RoolkopStatlorvPl 


Essential Servfces- House 
Constr 


1 2007/0 V04 


131/03/2008 


15,086 


209 

3C Tlnasonke Ext 3-Pl 

Essential Servfces- House 
Constr 


2007/01/04 

31/03/2007 


17,521 

19273 



3 




210 

3C Tlnasonke Ext 4 &Wierda 

Caravan ParkPl 

Essential Servfces- House 
Constr 


2006/01/04 

31/03/2009 


12,461 

13,707 



3 


13,707 

13,707 

211 

3C Tsakane Ext 10 

Essential Servfces- House 
Constr 


2008/01/04 

31/03/2009 






3 

4,126 

15267 

15267 

212 

3CTsakaneExtl7-Pl 

Essential Servfces- House 
Constr 


2007/01/04 

31/03/2009 






3 

5,728 

16,537 

16,537 

213 

3C tswelopeie Ext8 (Oid)-Pl 

Essential Servfces- House 
Constr 


2006/01/04 

31/03/2007 


13,986 

13,986 



3 




214 

3C Twaia-Pl 

Essential Servfces- House 
Constr 


2006/01/04 

31/03/2009 


1,628 

1,790 



3 


2,116 

2,116 

215 

3C Ulana Settlement-Pl 

Essential Servfces- House 
Constr 


2007/01/04 

31/03/2008 


16,530 

18,182 



3 

8,182 



216 

3C Umthambeka Ext 1-Pl 

Essential Servfces- House 
Constr 


2006/01/04 

31/03/2007 


2348 

3,133 



3 




217 

3CVIIIaUsaExt2(0id>Pl 

Essential Servfces- House 
Constr 


2006/01/04 

31/03/2007 


18,157 

19,973 



3 




218 

3CVIIiaUsaExtSPl 

Essential Servfces- House 
Constr 


2006/01/04 

31/03/2009 


17,114 

18326 



3 

8226 



219 

3C Vlakfonteln phase 1/ Tsakane 
Ext8,12b&13 

Essential Servfces- House 
Constr 


2007/01/04 

31/03/2008 






3 

2,456 



220 

3C Vlakfonteln 130 Ptn 35 & 34 

Essential Servfces- House 
Constr 


2007/01/04 

31/03/2009 






3 




221 

3C Vlakfonteln 3 B 0 Ptn 35 & 36- 
P1 

Essential Servfces- House 
Constr 


2008/01/04 

31/03/2009 


38,145 

41,960 



3 

23,592 

18268 

18268 

222 

3C Vosioonjs Ext 24^1 

Essential Servfces- House 
Constr 


2008/01/04 

31/03/2009 


22,633 

24396 



3 


24296 

24296 

223 

3C Vuicanla 279 

Essential Servfces- House 
Constr 


2007/10/04 

31/03/2008 






3 


29,766 

29,766 

224 

3C Vumbuka 

Essential Servfces- House 
Constr 









3 




225 

3C Vusumuzi Ext3 (Old)-Pl 

Essential Servfces- House 
Constr 


2006/01/04 

31/03/2007 


15,995 

17,595 



3 




226 

3C Zonklzlzwe Ext 8P1 

Essential Servfces- House 
Constr 


2006/01/04 

31/03/2007 


18386 

20224 



3 




227 

3C Zonklzlzwe Ext &P1 

Essential Servfces- House 
Constr 


2006/01/04 

31/03/2007 


7,222 

7,944 



3 




228 

30 ChlefALuthunfExt4 

Essential Servfces- House 
Constr 


2006/01/04 

31/03/2007 


20,471 

22,518 



3 




229 

3HKwathemaExt3&7A 

Community Builders Prog 


23/02/2005 

23/02/2007 


82,088 

90297 



3 

15,728 



230 

3h Mooifofnteln 

Community Buflders Prog 


2005/04/04 

2007/04/04 


33,186 

36,505 



3 




231 

3H Rei^r Park ext 5 

Community Builders Prog 


31/04/2006 

31/03/2007 


39,696 

43,666 



3 




232 

3H Bluegumvlew Ext2,3 
masechaba Proper Ext & Duduza 
Ext3 

Community Builders Prog 


31/04/2006 

31/03/2007 


127,709 

140,480 



3 

15,728 

16,537 

16,537 

233 

3H Etwatwa Ext32 

Community Builders Prog 


31/04/2006 

31/03/2007 


80,791 

88370 



3 

15,728 

16,537 

16,537 

234 

3H Etwatwa ext 4, 12 & 14 

Community Builders Prog 


31/04/2006 

31/03/2007 


36,645 

40309 



3 

15,728 



235 

3H Etwatwa Ext 8,21 & 24 

Community Builders Prog 


31/04/2006 

31/04/2006 


82,012 

90213 



3 

15,728 

16237 

16,537 












3H Tambovflle Ext 1 & 2 & 
Wattvllle Ext 3 


I Community Buildere Prog 


131/04/2006 


131/03/2007 



237 

3HTsakaneExtl9 

Communlty Builders Prog 


31/04/2006 

31/03/2007 


238 

239 

240 

241 

242 

243 

244 

3H Tswelopele Ext 5 

Communlty Builders Prog 


31/04/2006 

31/03/2007 


3H Tswelopele Ext 6 

Communlty Builders Prog 


31/04/2006 

31/03/2007 


3HVIIIa UsaExt2 

Communlty Buflders Prog 


31/04/2006 

31/03/2007 


3HWIndmlll ParkExt9 

Communlty Bullders Prog 


31/04/2006 

31/03/2007 


3H Zonklzizwe 1 & 2 

Communlty Builders Prog 


31/04/2006 

31/03/2007 


Katleliongsouth, Molelekl 

Communlty Bullders Prog 


23/2/200S 

23/02/2007 



Communlty Bullders Prog 


23/02/2006 

23/02/2007 













DACE 

Northem Water 

Replaclng Water supply 
Une 


2007/01/04 

31/3/2010 

Sports 































Sub Total - New Constructlons 



















RehabllitatloiV Upgradlng 


Oepartment 

No 

Project Name 

Prpject Oescrtptfon 

Prpjecttype 

Prpject Ouration 

Total Available 

ProJectCost 

Expendlture to 

Total Project 
Cost 

0 

E 

E 

S 

1 

MTEF 

2007/08 R'OOO 

MTEF 

2008/09 

R'OOO 

MTEF 

2009/10 

R'OOO 

Oate: Start 

Date: Rnlsh 

AtStart 

AtCompletion 

years 













1331 



Health 


For EastRand Hospital 

Oomestlc water 


2004/01/04 

31/08/2008 


7,151 

7,151 

1,662 


4 





Pholosong 

Upgrade mortuary 


2004/01/05 

30/09/2006 


1,797 

1,797 

149 


4 





Tambo memorlal 

General renovatfons 


2007/01/05 

2009/01/10 


8,000 

23,000 



4 


7,000 

7,000 


Tambo memorlal 

Upgrade theatre 


2007/01/05 

2009/01/10 


3,000 

3,000 



4 


2,000 



Tambo memorlal 

Flre escape and 
emegency stafrcase 


2003/01/09 

31/06/2006 


1,200 

1,200 

567 


4 

1,000 




Tambo memortal 

NeoNatal Ward 


2007/01/04 

31/03/2008 






4 

8,000 




Tembisa Hospltal 

ICU-Unft 

upgrade,bums,OPO & 
casualty 


2004/01/04 

31/3/2008 


111,759 

230,000 

23,449 


4 

17,000 




upgrade of llfts 

Ekurhutenf dlstrlct 


2007/01/04 

2008/02/03 


4,747 

4,747 



7 

2,500 




Oun Swart Laundry 

Boflers 


2007/01/04 

2008/01/12 


7,000 









Eastrand regional 

Reglonal Phamacy 


2004/01/04 

2009/01/04 


30,085 

30,085 



7 



10,000 


For EastRand Hospital 

Upgrade of casualty 


2007/01/05 

2009/01/10 


8,000 

8,000 



4 


2359 

1,000 


For EastRand Hospital 

Phrm,casualty and OPO 


2005/01/11 

31/5/2006 


3366 

3366 

684 


4 

3,000 



























































































5,000,000 


Education 

bl 

Rebotseng Prfmary 




^Tg.T:^T.T;M 








5,000,000 




Vumbela Prfmary 

Rehabilftatlon 


M.T.yg.Tg.TM 

^TirWT.T;T:M 


gjjjQjjj^B 






5,000,000 



Ug 

Lethukuthuku Secondary 

Rehabilftatlon 


2007/01/05 

^TITWT.T.TrM 


gjjjQjjj^B 






5,000,000 



E£U 

Slbonlslswe Prfmary 

Rehabilftatlon 


2007/01/06 

^TITWT.TM 


gjjjQjjj^B 






5,000,000 



fili 

Thopoll Prlmary 

Rehabilftatlon 


2007/01/07 

^TITWT.TgM 


gjjjQjjj^B 






5,000,000 



E£y 

matshediso ELSEN 

Rehabllftatlon 


2007/01/08 

31/12/2012 


gjjjQjjj^B 






5,000,000 



Ig] 

Thembekaz Prlmary 

Rehabllftatlon 


2007/01/09 

31/12/2013 


gjjjQjjj^B 






5,000,000 



|g] 

Kumalo Prfmary 

Rehabilftatlon 


gjggjjgTu 

31/12/2014 








5,000,000 



l^ 

Fumana Secondary 

Rehabilftatlon 


M.T.yg.TCEM 









5,000,000 



|g] 

Katlehong Tech 

Rehabllftatlon 


2007/01/12 









5,000,000 



|g] 

Kathorus college 

Rehabllftatlon 


2007/01/13 









5,000,000 


































Transport 

7 

Brfdge2660 

Repalr of the exlstlng 
brldge at OR Tambo Int 
Alrport 


2005/10/10 

2006/07/27 

250 

7300,960 

7300,960 


6,608 






8 

P91-lPhase2.K109 

Repalr of the exlxstfng 
roadway 


2008/04/01 

2009/03/01 


30,000,000 

30,000,000 





29,500 

500 



























































Social Oevelopment 

















Social Oevelopment 























Houslng 








1 1 






DACE 


Kumnandl 

Revamp the guest house 


2007/01/04 

31/3/2009 


1,6SS 


3 

2,000 

2,000 

2,S00 



Stormwater 

raroutln stormwater 


2007/01/04 

31/3/2009 


4S 


3 

SOO 

800 

ISO 















Sports 


Katlehong Art Centre 

upgradlng 


2007/04/01 

2009/03/01 

1,000 




2,000 

2 

1,000 

1,000 




Rhoo Hlatswayo Art Centre 

upgradlng 


2007/04/02 

2009/03/02 

300 




600 

2 

300 

300 




Kwa Temba Indaba Tree 

upgradlng 








1,300 

2 



1,300 



Ouduza MPCC 

upgradlng 




1,S00 




3,000 

4 

1,S00 

1,S00 




Multl purpose communRy 

upgradlng 









4 



1,S00 















Sub Total - Rehabllltatlor^ Upgradlng 






















|Total Rehabllltatfon/ Upgradlng 







Malntananace 











Oepartment 

No 

Project Name 

Prpject Oescrlptfon 

Prpjecttype 

Prpject Ouration 

Total Available 

Project Cost 

Expendlture to 

Total Project 
Cost 

Programme 

MTEF 

2007/08 R'OOO 

MTEF 

2008/09 

R'OOO 

MTEF 

2009/10 

R'OOO 

Date: Start 

Date: Rnlsh 

AtStart 

AtCompletion 

years 

















Health 

1 

Oun Swart laundry 

Malntenance 


2007/01/04 

30/03/2010 


738 





738 

1,02S 



2 

East rand regional Offlce 

Malntertance 


2007/01/04 

30/03/2010 


1,000 





1,000 

1,412 



3 

East rand reglonal Offlce 

Malntertance 


2007/01/04 

30/03/2010 


1,134 





1,134 

901 



4 

EastrandTB 

Malntertance 


2007/01/04 

30/03/2010 


1,183 





1,183 

1,922 



5 

For Eastrand Hospital 

Malntertance 


2007/01/04 

30/03/2010 


1,079 





1,079 

2,233 



6 

Germlston Hospltal 

Malntertance 


2007/01/04 

30/03/2010 


S,063 





S,063 

2,316 



7 

Germlston Mortuary 

Malntertance 


2007/01/04 

30/03/2010 











8 

NatalspruK Hospltal 

Malntertance 


2007/01/04 

30/03/2010 







1,3S1 




9 

New NatalspruR Hospltal 

Malntertance 


2007/01/04 

30/03/2010 








1,200 



10 

Nokuthela ngwenya CHC 

Malntertance 


2007/01/04 

30/03/2010 


1,899 





1,899 

1,994 



11 

pholosong HospRal 

Malntertance 


2007/01/04 

30/03/2010 








2,136 



12 

Tambo memorial 

Malntertance 


2007/01/04 

30/03/2010 








7,706 

1,000 


13 

Temblsa 

Malntenance 


2007/01/04 

30/03/2010 








1,476 


































































































































Educatlon 
































Transport 

4 

PS8-1 

Resurfaclng of the 
exlsting road 


200S/0S/11 

2006/0S/10 

SOO 



42,182 

3 





5 

OSl 

Resurfaclng of the 
exlsting road 


200S/08/01 

2006/06/14 

S80 



26,144 

3 





6 

piid-i 

Resurfaclng of the 
exlsting road 


2006/03/06 

2007/01/OS 

7S0 



22,SS1 

3 





7 

P91-1 Phase 1 

Resurfaclng of the 
exlsting road 


2006/02/01 

2007/01/31 

7S0 



17,683 

3 





8 

P67-1 

Resurfaclng of the 
exlsting road 


2007/11/01 

2008/10/01 

7,000 






6,200 

SOO 









9 

P38-1 

Resurfaclng of the 
exlsting road 


2008/11/01 

2010/03/01 



10 

Routine Maintenance 

Oay to day malntenance 
of the exlstlng road 
network 


2007/04/01 

2010/03/31 

33^71 


11 

Regraveillng 

Base Course repalr of 
exlsting roadway 


2007/04/01 

2010/03/31 

2,500 


12 

JE15 

Roads and stormwater 
malntenance In 

Katlehong 


2010/06/01 

2010/12/01 


OEO 








Soclal Oevelopment 

1 

Van Ryn Place of Safety 

Place of Safety 


2006/04/01 

2007/03/01 

225 


2 

Van Ryn Place of Safety 

Place of Safety 


2006/04/01 

2007/03/01 

150 


3 

Van Ryn Place of Safety 

Place of Safety 


2006/04/01 

2007/03/01 

325 


4 

Ikiiaya Tini Vorster 

Home of the Aged 


2006/04/01 

2007/03/01 

300 


5 

Ikhaya Tini Vorster 

Home of the Aged 


2006/04/01 

2007/03/01 

225 


6 

Ikhaya Tini Vorster 

Home of the Aged 


2006/04/01 

2007/03/01 

475 


30 

Germlston Ekhuruieni 

Offices 


2006/04/01 

2007/03/01 



31 

Germlston Ekhuruieni 

Offices 


2006/04/01 

2007/03/01 


Houslng 








OACE 


Sulkertwsrand 

Malntenance 


2007/01/04 

31/03/2010 


Sports 

















I Sub Total - Malntenance 






Other Capltal Prp)acts 


Oepartment 

No 

Project Name 

Prpject Oescrtption 

Prpjedtype 

Prpject Ouration 

Total Available 

ProJectCost 

Expendlture to 

o 

E 


MTEF 

MTEF 

MTEF 






Oate: Start 

Date: Rnlsh 


AtStart 

AtCompletion 

years 

S 

1 

Total Prpject Cost 

2007/08 R'OOO 

2008/09 

R'OOO 

2009/10 

R'OOO 

Health 
































Education 
















Transport 

1 

Heldelburg Multlpurpose 

Constructlon of MPC 


2006/02/01 

2007/02/01 

800,000 

4,633,941 

4,633,941 


10 


800,000 




2 

Jameson Park home based 

Constructlon of home 

based 


200S/0S/01 

2007/02/01 

600,000 

4,863,270 

4,863,270 


10 


600,000 




3 

Temblsa soclety Upgradlng 

Upgradlng 


200S/11/01 

2007/03/01 

3,147,322 

6,848,427 

6,848,427 


10 


3,147,322 




4 

T-Shad Phase 2 (Extentlon of 
Recyding plant) 

Extentfon of Recydfng 
Plant 


200S/11/01 

2007/03/01 

2,338,209 

4,303,788 

4,303,788 


10 


2,338,209 




S 

Brakpan & Benonl 

Oevelopment of cultural 
Hub 


2006/01/01 

2007/08/01 

14,920,814 

33,180,629 

33,180,629 


10 


14,920314 




6 

Ouduza Herftage Slte 

Presevatlon of Hlstory 


200S/10/01 

2007/03/01 

6,4S0,S48 

9,322,643 

9,322,643 


10 


6,480,848 




7 

Thokoza HerttageSlte 

Presevatlon of Hlstory 


200S/10/01 

2007/03/01 

2,440,764 

8,089,727 

8,089,727 


10 


2,440,764 




8 

Themblsa Herltage SRe 

Presevatlon of Hlstory 


2007/01/01 

2008/04/01 

8,400,877 

8,400,877 

8,400,877 


10 


8,400,877 




9 

Oaveyton herltage Slte 

Presevatlon of Hlstory 


2007/02/01 

2008/04/01 

3,174,308 

3,174,308 

3,174,308 


10 


3,174,308 




10 

Wattvllle Herltage Slte 

Presevatlon of Hlstory 


2007/03/01 

2008/04/01 

2,174,381 




10 


2,174,381 



















OEO 
















Social Oevelopment 
















Houslng 
















OACE 


laundry Pacllity 

Constructlon of washhlng 
faciilty 


2007/01/06 

31/08/2010 

ISO 




(0 


180 





Sewer System Retlcuiation 

Constructlon of sewer 
system 


2007/01/06 

31/08/2010 

240 




(0 

740 

240 

280 

280 

Sports 
































































Sub Total - Other Capital Projects 













0 

0 

0 


»Rgt I »REn I »REn I 


[Total Other Capltal Projecta 





















